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Message Text 


UNCLASSIFIED 

PAGE 01 MONRO V 03443 I8II18Z 

50 

ACTION PM-03 

INFO OCT-OI AF-06 ISO-00 CIAE-00 INR-07 NSAE-00 DODE-00 

/0I7 W 

080944 

R 18I052Z JUN 75 
FM AMEMBASSY MONROVIA 
TO NAVELEXSYSENGCEN GREAT LAKES IL 
INFO SECSTATE WASHDC 6065 
COMDT COGARD WASHDC 
CHESNAVFACENGCOM WASHDC 

UNCLAS MONROVIA 3443 

E.O. 1 1652: N/A 
TAGS: MARR, ELEC, LI 
SUBJECT: OMEGA LIBERIA 

REE: (A) NAVELEXSYSENGCEN I32I06Z JUN 75 

(B) MTG IN APRIL 1975 OF MR. DAYENIAN, NAVELEX GR. 

LAKES, MR. SMITH, AMEMB MONROVIA AND LT. DELKER, 

ROICC LIBERIA 

COMDT COGARD FOR PME-1 19 

SECSTATE FOR CODE 5501 

1 . AS REQUESTED IN REF (A) AND DISCUSSED IN REF (B) SUPPORT 
WILL BE PROVIDED FOR THE PROCESSING OF PAYMENTS EOR SERVICES/ 
MATERIALS LISTED IN PARA 2 REP (A) FOR THE OMEGA LIBERIA 
ELECTRONICS INSTALLATION. 

2. REQUISITIONS AND PAYMENT PROCESSING ARE TO BE INITIATED 

BY INSTALLATION TEAM ON PORM PS-45 (PURCHASE ORDER, RECEIVING 
REPORT AND VOUCHER). MATERIAL EXPEDITING IS ALSO TO BE DONE 
BY THE INSTALLATION TEAM. CERTIFIED RECEIVING OFFICERS WILL 
BE THOSE DESIGNATED IN PARA 3, REP (A). 

UNCLASSIFIED 

UNCLASSIFIED 
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3. FORWARDING COPIES OF DOCUMENTS AS REQUESTED IN 
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PARA 5 REF (A) WILL BE THE RESPONSIBILITY OF THE 
REQUESTOR (INSTALLATION TEAM). 

4. THE ABOVE PROCEDURES ARE THOSE THAT HAVE BREN 
FOLLOWED BY THE ROICC DURING THE CONSTRUCTION PHASE 
OF OMEGA. 

MANFULL 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: MILITARY EQUIPMENT 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MONROV03443 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D75021 2-0278 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750639/aaaabixi.tel 

Line Count: 68 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 NAVELEXSYSENGCEN 132106Z, 75 JUN 75 

Review Action: RELEASED, APPROVED 

Review Authority: ShawDG 

Review Comment: n/a 

Review Content Flags: 

Review Date: 28 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28 FEB 2003 by PhilliR0>; APPROVED <09 MAR 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
Subject: OMEGA LIBERIA 
TAGS: MARR, ELEC, LI 
To: n/a 
Type: TE 
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